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Message Text 


INFO OCT-OI ARA-10 ISO-00 EB-07 AGRE-00 USIA-I5 /033 W 

I22I06Z 070270/43 

P I2I730ZMAY 77 

FM AMEMBASSY LIMA 

TO SECSTATE WASHDC PRIORITY 4773 


UNCLAS LIMA 3879 


EO 11652: N/A 
TAGS: BENC, PE 

SUBJ: MAJOR PROJECT: LA MOLINA AGRARIAN UNIVERSITY 


REE: LIMA 2245; LIMA 1280 

1. EIGHT FIRMS HAVE PREQUALIFIED TO PARTICIPATE IN SUBJECT 
TENDER, FOUR PERUVIAN AND EOUR AMERICAN. THE US FIRMS ARE: 

A) BLACK AND VEATCH 

B) AMERICAN DESIGN & CONSTRUCTION 

C) SASAKI ASSOCIATES, INC. 

D) SKIDMORE OWINGS & MERRILL 

2. LA MOLINA IS RECOMMENDING THAT PREQUALIFIED PERUVIAN EIRMS 
ASSOCIATE THEMSELVES WITH PREQUALIFIED US FIRMS. WE HAVE 
DISTINCT IMPRESSION THAT US FIRMS THAT FAIL TO ASSOCIATE THEM- 
SELVES WILL BE AT DISADVANTAGE. 


3. EMBASSY HAS BEEN APPROACHED BY RICARDO MALACHOWSKI OF 
LOCAL FIRM ENRIQUE SEOANE-RICARDO MALACHOWSKI (LOS PINOS 156, 
MIRAFLORES, LIMA, TEL: 45-1042). EIRM IS VERY INTERESTED IN 
ASSOCIATING ITSELF WITH ONE OF US CONCERNS LISTED PARA 1 . 

EMBASSY SUGGESTED HE CONTACT US FIRMS DIRECTLY BUT IT MAY BE 
HELPFUL IF USDOC TRANSMIT INFORMATION AS WELL. RICARDO MALA- 
CHOWSKI IS ONE OF PERU'S MOST DISTINGUISHED ARCHITECTS. HE 
DESIGNED MODERNISTIC LIMA SHERATON HOTEL AND MANY OTHER MAJOR 
ARCHITECTURAL PROJECTS IN PERU. 
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4. DEADLINE FOR SUBMISSION OF ENVELOPE A IS MAY 26. THEREFORE, 

IF US FIRMS INTERESTED IN DEALING WITH MALACHOWSKI THEY SHOULD 
ACT IMMEDIATELY. 

DEAN 
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